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BILL NO. S-87-06- C. V 


AN ORDINANCE approving Change Order 
No. 1 and Final for Res. 185-87 - 
Kenwood Avenue, Street Lights 

with Weikel Line Company, Inc., 

in connection with the Board of 
Public Works and Safety of the 

City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 


OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1 and Finald for Res. 


185-87 - Kenwood Avenue, Street Lights, with the Weikel Line 
Company, Inc., in connection with the Board of Public Works and 


Safety, for: 


this Change Order is necessary 
because some existing drives, etc., 
had existing conduit resulting 

in a reduction of push. Existing 
conduit at time was of excessive 
length reducing trenching footage; 


involving a net decrease of Nine Hundred Fifty-Nine and 15/100 


Dollars ($959.15), all as more particularly set forth in the 


Specifications, and which is on file with the Office of the Board 


SPECIAL ORDINANCE NO. 20747 
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of Public Works and Safety and is by reference incorporated herein 


and approved. 


SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 


PU m a eR ig aue C 


Councilmember 


APPROVED AS TO FORM 
AND LEGALITY  - 





Bruce Orr | City Attorney 


| made a part hereof, and is hereby in all things ratified, confirmed 
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nolanay n : , the day of 
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i DATE:^ Oaa a STA 2 


SANDRA E. KENNEDY, CITY CEERK 


ime in full and on motion by i 
p», , and duly adopted, Dlaced on its 
(LEeSt} by the followi 
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ng vote: 
A NAYS ABSTAINED ABSENT TO-WIT: 
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Passed and adopted by the Common Council of the City o£ Fort 
Wayne, Indiana, as (2 XX = TION) (GENE: 
(SPECIAL) (ZONING MAP) ORDINANCE  ( 5. Pr» PRZ 7 
on the A 4 day o£ | 
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SANDRA E. KENNEDY, CITY CLERK i : PRESIDING OFPTC R 
Presented by me to the Mayor of e City of Fott Wayne, Indiana, 


on the / day of 
BET PENA I, ait MA on RC M 
ar 


at the hour of OF dno o'clock Mo ES Si 
Sa SRR ONY P do ec cac TEL 
SANDRA E. KENNEDY, CITY a 


Approved and signed by me this [ee day of Ort, , 
19 I? ' at the hour of gcc o'clock A )M..E.SIT. 


WIN NOSES 5 48s iod E 
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Change Order No. 1 & Final 
Resolution No. 185-87 


Board Order No. 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: Some existing drives etc. had existing conduit 
resulting in a reduction of push. Existing conduit at time was of ex- 


cessive length reducing trenching footage. 


ee eee 
——————————————————————————————— ÉL 
Ses 


ee 
ees 


Will proposed change alter size of the project? Yes No X 





If yes, explain 


————————————————————————— 
———————————————————————— ÉL 
Affect on operation and maintenance cost of this project: 


No affect on operation or maintenance costs 


ees 
eee 














Project 





Engineer 


f 
CHANGE ORDER 
Change Order No. __1 & Final Resolution No. 185-87 
Project No. v Board Order No. 
Name of Project_Kenwood Avenue Date 5/15/87 
so cas E E E A As AO 
To: Weikel Line Co. Inc. F 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 


ON E Description of Change 
| Quantity |e "Description. .. —. Dedit Price 


160.0 Lft Trench in earth 20" deep EPEE 144.00 
Bore or push 13%" tubing under stredt 
133.0 Lft alleys,drives,sidewalks,trees,etc. 5.00 665.00 
conduit 
295.0 Lftj Install 2/C #6 in trench and/or 0.35 103225 
134.0 Lft| Fine Grading, seeding & mulch 46.90 


: Total Decrease 
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Decrease Increase 











959.15 


Total Increase 





o 
e 
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Net (Decrease) (Hrsreese) Contract Price 959.15 

The sum of $ 959.15 is hereby faddedeto) (deducted from) the total contract price 
and the final contract price shall be adjusted as follows: 

Original Contract Price $ 7867.50. 

Current Contract Price Adjusted by Previous Change Order $ 0.00 

New Contract Price Including This Change Order $ 6908.35 
The time provided for completion in the contract for this project is QUEECEEXUEOd) CDHUOPSSSSu) 
(decreased) by 0 calendar days due to this Change Order. The date for completion 
of all work shall be 6/1/87 . Furthermore, this document shall become an 


amendment to the contract and al] provisions of the contract shall apply hereto. 


c 


( Lez (Chief LightingEngineer) Date 
1 ; 5 | ; 
Accepted by:x / yo Dy pA (Contractor) Date © - 35 27 
S TIN MS ocn NTC Us 
Approved by: ALS (City Engineer) Date i 


Me F 
Approved (SS SSS > er) Date ve -— {2 — f J 


TE. 
Recommended by: “lla tp, 





Date 2 ~/06-¢ ) 


OOo 
Admn. Anor. 
TITLE OF ORDINANCE Change Order #1 &nà Final for Res. 185-87 - Kenwood Avenue, 


Street Lights 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
MIL uel. a e RIEN ce ii EPI CENT 


SYNOPSIS OF ORDINANCE Change Order #1 and Final for Res. 185-87 - Kenwood Avenue 
Street Lights 
is necessary because some existing drives etc. had existing conduit resulting 


in a reduction of push. Existing conduit at time was of excessive length 


reducing trenching footage. 


M npe e eerie. E a E QUU DN MODUM SON SUM QUERN eee E dn ONG 
Weikel Line Company, Inc. is the contractor. : 
Lino, 
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EFFECT OF PASSAGE To facilitate completion of project. 
orc aao A UAM Soames Re AEE So eA Sas Se LM BUNC WE ar (alc al e RRA aA URL DAC QS iai OL 
TAT SASS GC OMNE NRMERCIUUESRCINENSUTI SDE IS POR PT ES IM CIC NR A NI C a EE 2 SO CSS roD DEP SA fel e SP US 
EFFECT OF NON-PASSAGE 

RN SALE n tesis NM LEE RO” Qld ERT Me (LL eS s 
pue A Mae CUPIT CME E a” SUMNER TE SAN cae PD BN i A I ard ES PMA ES alin Ma! 35 DOL" Se MMA ae ie READ ES DE 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $959.15 
COURBES SAE Son a E ae a ES ee! a Oe c col eer ee a EO 21a 
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37-06-52 


BILL NO. 
ELO MEM dil PE 


WE, YOUR COMMITTEE ON 


REFERRED AN 


Public Works a 


CITY UTILITIES 


REPORT OF THE COMMITTEE ON 3 
Donc WE ECC T EUIS ue Rr eiu e SE D A EE 


CITY UTILITIES 


TO WHOM WAS 


(ORDINANCE) ( RESODIXXLON) - approving Change Order 


No. l and Final for Res. 185-87 - Kenwood Avenue, Street Lights : 
O a Ee teca a are ane ah am s ir 
with Weikel Line Company, Inc., in connection with the Board of 
a ace r a REE E A AE E A E A ae 
e a a EE 
UM MRNA ec a a a a C 
i E T E e C M E E cM UE VES 


nd Safety of the City of Fort Wayne,. Indiana 








HAVE HAD SAID (ORDINANCE) 


(RESSRUFXON) UNDER CONSIDERATION AND BEG 


‘LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RES OXLUTYONY 


YES. 





CONCURRED IN 


CHAIRMAN 

PAUL M. BURNS 
VICE CHAIRMAN 
THOMAS C. HENRY 


BEN A. EISBART 


SAMUEL J. TALARICO 


p 





IS 


—————— — 
SANDRA E. KENNEDY 
CITY CLERK 


